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DIAMOND  HEIGHTS 


On  October  Ik,  1955,  followiag  a  series  ©f  Public  Hearisig®,  the  Board  of 
Supervisors  adopted  Ordinance  No„  9359  approving  tbe  Eedewlopsnent  Plan  'for 
this  area. 

On  January  24 ^  1956  the  Loan  and  Grant  Contract  for  the  pr®j©ett  wa©  received 
frcm  the  Federal  Government,,    Temporary  loan  fundi  in  the  amount  of  |6b790,882 
and  a  capital  grant  in  the  amount  of  $9152988  were  made  available  to  the  Agency 
to  execute  the  project.    Following  approval  of  the  contract  by  the  Board  of 
Supervisors  on  February  65  1956 »  the  contract  was  eagecuted  by  the  Agency  and 
the  Urban  Renewal  Administration  on  March  Ig  19S6<,    From  that  dat©  all  financing 
in  connection  with  the  Diamond  Height®  project  wa®  provided  by  the  Fedei^al 
Government  or  through  the  sale  of  short  term  notes  secured  by  the  Federal 
Government  0    Under  contract  with  the  Agency  the  fisnD  ®f  Punnattj  Pares  ^nd 
Hutchison  commenced  work  on  the  final  engineering  drawings  for  the  area  on  • 
June  I5  19560    Following  the  completion  of  two  acquisition ^appraisals  performed 
by  competent  and  independent  appraisers j,  prices  to  be  offered  for  the  properties 
were  determined  by  the  Agency  and  submitted  t®  and  approved  by  the  Urban  Renewal 
Administration =    On  October  1^  19563  the  Agency  received  the  first  offer  of  sale, 
and  acquisition  of  the  608  parcels  of  properties  commenced o    By  June  30 »  1957, 
the  Agency  had  acquired  318  parcels  in  the  area  representing  approximately  50 
percent  of  the  privately  owned  land  to  be  acquired 0    Of  the  remaining  50  percent 
t©  be  acquired j,  approximately  85  percent  was  owned  by  the  Crocker  Estate j,  Atlas 
Realty  Companys  Charles  Hameys  Fay  Improvement  Gompm^Ps  S.®@®nberg  Brothers  and 
Fellom  Brothers s  all  of  whom  were  named  in  the  CoiBglals&fe  in  Eminent  D®maino 

After  exhausting  every  possible  means  of  acquiring  property  without  recourse  to 
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Diamond  Heights  (Continued) 

the  process  of  eminent  domain,  the  Agency  on  March  19s  1957  adopted  Resolution 
NOo  887  which  authorized  the  institution  of  necessary  proceedings  and  actions 
in  eminent  domain  for  the  condemnation  of  any  and  all  real  properties  required 
for  the  redevelopment  of  the  area  and  which  were  not  under  Offer  of  Sale  to 
the  Agency o    On  April  10 ^  1957  the  Complaint  in  Eminent  Domain  was  filed  and 
the  service  of  the  summons  and  complaint  on  the  Defendants  in  the  action 
commenced o    Out  of  court  settlement®  were  made  with  the  Crocker  Estate  and 
Charles  Harney  but  court  action  was  required  in  the  cases  of  Atlas  Realty 
Company 5,  Fay  Improvement  Company s,  Rosenberg  Brothers  and  Fellom  Brothers.. 
Acquisition  of  the  area  was  substantially  completed  by  February  15 s  1960. 
On  March  1,  1960  the  site  preparation  contract  was  awarded  to  Guy  Fo  Atkinson 
Company;,  General  Contractors j,  and  the  work  was  completed  on  May  3^  1962o 

The  Agency's  land  sales  program  started  on  April  24^  1961  at  which  time  60 
parcels  (approximately  20o4  acres)  were  sold  at  public  auctiono    On  May  9^  1961, 
23  parcels  (approximately  3  acres)  were  sold  at  public  auction^    Three  church 
sites  were  sold  August  265,  1961 «    The  22°acre  peak  of  Red  Rock  Hills  designated 
for  990  apartments  5  was  sold  to  San  Francisco  RedeveloperSj  InCo^  on  October  24, 
1961 o    Twenty^five  view  lots  for  single  family  homes  were  sold  May  8,  1962  and 
a  4o6'=acre  shopping  site  in  the  IS^acre  Neighborhood  Center  was  sold  June  6,  1962 « 

Because  of  the  extra  values  the  Agency  has  imputed  to  the  land  by  strong  design 
emphasis 5  the  prices  obtained  for  the  land  were  well  above  the  returns  antici- 
pated  prior  to  the  launching  of  the  deslgn°oriented  sales  prograaso  Premiim 
prices  received  on  the  ©pen  market  bear  importantly  ©n  the  Agency's  policy  of 
shaping  the  program  to  the  community's  needs  and  the  income  froun  the  sales  made 
it  possible  for  the  Agency  to  take  specific  steps  to  foster  construction  of 


Biaaioinid  Helghtg  (Continwed) 

!nod@rate°priceds  privately  owned  housing  in  San  Francisco o    On  January  18 » 
1962  the  Agency  announced  its  allocation  of  four  sites  totaling  IS^acres 
in  the  Red  Rock  Hill  area  for  such  moderate°priced  private  housing o  Following 
a  spirited  design  competition  between  twelve  prospective  developers g,  the 
Agency  selected  Robert  Chuckrow  Construction  COoj  Inc=  to  develop  sites  one 
(12c31  acres)  and  two  (2,03  acres) ^  San  Francisco  RedeveloperSj  Inco  to 
develop  site  three  (3ol7  ^acres)  s,  and  Mission  Neighborhood  Centers^  InCo  to 
develop  site  four  (5o26  acres).. 

Necessary  plan  changes  to  accoranodate  construction  of  the  four  sites  for 
moderate  income  families  were  submitted  to  the  Board  of  Supervisors  and 
approving  action  is  pending  fulfillment  by  the  Agency  of  the  Board °s  request 
that  a  scale  model  of  the  proposed  developments  be  built  t©  demonstrate  that 
such  construction  will  in  no  way  depreciate  the  financial  investment  of  other 
property  owners  in  the  area.    The  building  of  this  model  is  under  way. 

Additional  land  sales  in  this  project  will  be  offered  to  meet  the  demands  of 
the  market o 
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WESTERN  ADDITION  PROJECT  ARM  A°l 


On  May  31 ^  1956  the  Board  of  Supervisors  adopted  Ordinance  No„  9708  approving 
the  final  Redevelopment  Plan  for  this  project »    On  June  21s  1956  the  final 
Redevelopment  Plan  and  all  related  documents  were  submitted  to  the  Housing 
and  Hoane  Finance  Agency^  Urban  Renewal  Administrations  with  an  Application 
for  a  revised  Loan  and  Grant  Contract o    On  the  basis  of  this  submittal  the 
Federal  Governments  on  December  5s  1956s  eaetended  to  the  Agency  a  contract 
providing  for  a  loan  in  the  amount  of  $16  s 6918 025  s  ™d  a  capital  grant  in  the 
amount  of  $8 s 830 j 597=    This  contracts  following  the  approval  by  the  Board  of 
Supervisors  8  was  executed  on  December  27 »  1956 » 

Immediately  upon  the  availability  of  money  under  this  contract  the  Second 
Acquisition  Appraisal  of  all  properties  t®  be  acquired  was  started  and  completed 
on  August  Is  1957c    Following  the  review  and  approval  of  these  appraisals  by 
the  Real  Estate  Department  of  the  City  and  County  ©f  San  FranciscOj,  the  Agency 
determined  the  prices  to  be  offered  for  the  properties  to  be  acquired  and 
submitted  them  to  the  Urban  Renewal  Administration  on  November  SOj  1957 o 

On  January  15 ^  1958  the  Federal  Government  concurred  in  the  prices  established 
by  the  Agency  and  the  purchase  program  for  the  area  commenced » 

To  accommodate  an  early  start  of  the  underpass  contemplated  for  Geary  Streets 
between  Webster  and  Steiner  Streets s  and  the  widening  of  Geary  Street  from 
Sto  Joseph  Avenue  to  Gough  Streets  the  Agency  concentrated  on  the  acquisition 
of  property  on  the  north  side  of  Geary  Street  between  tlhese  blocks o 

To  expedite  the  acquisition  of  properties  required  for  the  Geary  Street  and 
Webster  Street  widening  the  Agency  entered  into  a  joint  working  agreement 


Western  Addition  Project  Area  A°l  '  (Continued) 

with  the  City  of  San  Francisco »    Under  the  provisions  of  this  agreement  the 
City  agreed  to  institute  condemnation  proceedings  to  obtain  Immediate  posses= 
sion  of  the  properties  which  could  not  be  purchased  by  the  Agency  through 
negotiations  with  the  owners.     103  parcels  were  affected  by  this  agreement 
and  work  on  the  underpass  on  Geary  Street  between  Webster  and  Steiner  Streets 
started  in  early  1959 »     The  underpass  and  the  widening  were  completed  in  June, 
1962o 

Following  much  extended  litigation  the  completion  of  the  acquisition  of  the 
properties  in  the  area  necessary  to  effectuate  the  Redevelopment  Plan  was 
accomplished  on  March  1,  1962. 

The  start  of  site  improvements  in  the  area  commenced  January  2s  1960  and  was 
completed  on  July  1^  1962 » 

Demolition  of  buildings  acquired  started  on  January  15,  1958  and  was  sub^ 
stantially  completed  on  April  15 s  1962 » 

On  February  29s  I960  the  Agency  started  its  sales  program  and  by  March  1,  1962 
99  percent  of  the  area  was  marketed  and  sold  for  redevelopment o 

Real  estate  purchases  and  acquisition  costs  amounted  to  $15 s 536 5 000, 

Between  July  I5  1961  and  June  30 ^  1962  the  Agency  conveyed  20'=acres  of  property 
to  11  commercial  and  residential  developers  and  to  the  City  of  San  Francisco „ 

A  total  of  43-acres  was  sold  to  28  developers  including  business  firms ^  schools, 
churches  and  the  City.     They  paid  in  excess  of  $10^206^000  for  the  land. 

It  is  estimated  that  $60,000^000  of  private  investment  will  provide  residential 

and  commercial  facilities  for  5,000  residents. 
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Western  Addition  Project  Area  A°l  (Continued) 

To  date  all  except  one  Disposition  Agreement  have  been  signed o 

A  parochial  school,  two  medical  buildings 5  two  supe remarkets  and  two  service 
stations  have  been  completed  in  the  area. 

Eichler  Homes 9  Inco  began  coBStrwietion  of  72  low°ris®  apartment®  in  Jane,  1961 
and  completed  them  early  in  1963  <, 

On  Jtane  12  5  1962  Eichler  Homes^  Inc„  began  construction  of  a  $15 » 000 » 000  high" 
rise  apartment  tower  of  150  units »    These  are  80  percent  completedo 

The  ILWU^PMA  began  its  project  of  299  moderate^priced  cooperative  apartments 
following  the  end  of  the  building  industry  strike  and  these  are  presently  95 
percent  completed o    Seventy=ftve  percent  of  these  units  have  been  sold  to 
future  occupants. 

The  Salvation  Army  Student  Dormitory  and  the  Post-©l¥isader®  Professional 
Center  were  completed  0 

The  Barton°Westem  Development  of  152  apartment  cooperatives  are  about  60  per° 
cent  completed o 

The  Central  Gardens  Convalescent  Hospital  was  completed  in  July  of  this  year. 

The  Federal  Housing  Administration  has  granted  feasibility  clearance  to  the 
921  apartments  to  be  built  by  the  Dworman  Development  Company j,  the  first  132 
units  scheduled  to  start  in  early  November j,  1963 » 

The  National  Cash  Register  Company  will  complete  md  ©eeiapy  its  building  by 
September  15 ^  1963 o 
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Western  Addition  Pro.1|@ct  Area  A*"!  (Comtineed) 

The  Kaiser  Foundation  jnedical  office  building  and  garage  is  presently  80 
percent  completed. 

The  Agency  has  conveyed  land  to  the  Jones  Methodist  Chimrck  and  construction 
of  28  elderly  housing  wnits  is  scheduled  to  coranence  in  October  of  this  year. 

The  Carillon  Apartments  being  constructed  by  the  Carillon  Apartment® »  Limited 
consists  of  103  units  and  completion  is  expected  in  18  months c 

The  Federal  Housing  Administration  approval  of  mortgage  insurance  of  the 
Martin  Luther  Towers  has  been  made  available  and  construction  is  scheduled 
to  start  in  late  September »  1963 » 

Plans  for  the  St<.  Mary's  Cathedral  complex  are  being  prepared  and  will  be 
reviewed  by  a  panel  of  architects  selected  by  the  Agency  and  paid  from  funds 
provided  by  the  Archdiocese » 

The  Japanese  Cultural  and  Trade  Center  is  in  final  stages  of  financial 
organisation.    The  designs  for  the  5°acre  complex  ©f  hotels  theater  and  150 
shops  are  about  70  percent  completed ,    Leases  for  us®  of  the  facilities  have 
been  signed  by  major  Japanese  and  American  concerns ,    Financing  and  start  of 
construction  of  the  Center  are  tied  to  financing  of  the  public  facility 
garage  at  the  site.    The  City  and  County  of  San  Francisco  has  authorised  the 
garage.    Federal  credits  toward  the  City"®  federally  aided  projects  will  be 
assured  by  the  expenditures  for  the  garage. 
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EMMRGADERO "LOWER  MARKET  PROJECT  ARM  E 


The  Emba reader© "Lower  Market  Area  E  was  designated  as  a  redevelopment  area  by 
the  Board  ©£  Supervisors  on  February  21s  1955 o 

Oaa  Jamary  5^  1956  the  Board  of  Supervisors  appropriated  the  sotj  ©f  $25  s 000 
for  &  "SwEnary  of  Market  Analysis'^  whieh  was  prepared  by  the  Real  Estate  Research 
Corporatlosa  and  a  report,  ©b  the  '"Elemeaits  of  Flamisxgj  Rebuildixng  of  Area  E"  ■ 
which  was  prepared  by  Mro  Lawrence  Lackeyo    Following  the  completioia  of  these 
reports  a  group  headed  by  Mro  Charles  Blyth  amd  Mr.  J<,  Do  Zellerbach  contributed 
the  sum  of  $50 » 000  to  prepare  a  schesnatic  plan  for  the  area.    This  money  was 
made  available  to  the  City  and  County  of  San  Francisco  for  use  by  the  City 
Planning  Commission  and  the  Redevelopment  Agency  to  perform  this  w®rko 

The  Tri^Partite  Agreement  between  the  firm  of  Skidmores  ©wings  &  Merrill ^ 
Architects  J  the  City  Planning  Commisslom  and  the  Redevelopment  Agency  was  entered 
into  to  prepare  the  schematic  plan  and  report' thereon o    This  plan  and  report  was 
completed  on  February  23»  1957o    As  local  money  was  used  to  prepare  this  plan  and 
report  the  Redevelopment  Agency  made  application  to  the  Federal . Oovemment  for  a 
letter  to  proceed  at  the  time  the  Blyth»Zellerbach  Committee  auade  the  first 
$258000  available o    This  application  was  approved  by  the  Federal  Govenament  and 
a  cash  grant  credit  in  the  amount  ©f  $18s©00  was  allowed,    When  the  second 
$258  000  was  made  available  by  the  Blyth^Zellerbach  Committees  an  application  for 
an  amended  letter  to  proceed  was  filed  and  approved  by  the  Federal  Government 
increasing  the  cash  grant  credit  to  $365 750 o 

On  September  11 j  1956  the  Redevelopment  Agenc^  prepared  an  application  for 
Survey  and  Planning  funds  from  the  Federal  Government  In  an  amount  of  $263  8  908 
and  submitted  same  t®  the  Board  of  Supervisors  for  their  approval o    The  Finance 
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Eimbarcadego "Lower  Market  (ComtiBwed) 

Committee  of  the  Board  of  Supervisor®  withlield  approval  of  the  application 
until  the  schematic  plan  for  the  area  was  completed  by  Skidmores  Owing®  & 
Merrill o 

On  June  19s  1^57  the  Board  of  Supervisors  approved  the  application  for  Federal 
fmds  and  the  filing  of  same  with  the  Urban  Renewal  Administration o    The  Board 
of  Supervisors  8  on  the  recomsmendatlon  of  the  Redevelopment  Agency  and  the  City 
Planning  Commissions,  appropriated  the  swm  of  $37  9  500  to  prepare  necessary 
appraisals  in  the  areao 

The  Agency  prepared  and  filed  an  application  for  an  amended  letter  to  proceed 
which  was  approved  by  the  Federal  Government  and  increased  the  cash  grant 
credit  to  $64j875o 

On  Awgast  13  5  1957  s,  contracts  for  the  preparation  of  an  acquisition  appraisal 
and  a  reuse  appraisal  were  executed  and  paid  for  by  the  monies  provided  by 
the  City  of  San  Francisco «    These  appraisals  were  completed  and  delivered  to 
the  Agency  in  Januarys,  1958 » 

On  May  12s,  1958  the  Agency" s  Survey  and  Planning  Application  for  funds  was 
approved  by  the  Housing  and  Home  Finance  Agency  in  the  amount  ©f  $105s,325o 

On  April  10 9  1958 »  the  Department  of  City  Planning  with  the  ©©operation  of 
the  Redevelopment  Agency  staff  completed  the  Preliminary  Plan  f©r  this  project 
areao    The  Preliminary  Plan  included  all  of  the  redevelopment  in  Area  E  with 
the  exceptions  ©f  Blocks  173  and  188  and  approaelmately  the  southern  one=half 
of  Block  3714 o 

Through  the  use  of  Federal  funds s,  the  Agency  entered  into  a  contract  with  the 


Embarcadero°Lower  Market  (Contlntaed) 

firm  of  Skldmoreg  Owings  arad  Merrill »  Architects^  to  prepare  the  Temitative 
Plan  and  the  report  thereon  for  the  areao    This  contract  wa®  completed  July  3^ 
1958  and  entailed  an  expenditure  of  $259  000o 

The  Tentative  Plan  and  the  report  thereon  was  submitted  to  the  Urban  Renewal 
Administration  for  approval o    Coincident  with  this  submittal  the  Agency  pre^ 
pared  and  submitted  to  the  Urban  Renewal  Administration  the  required  eligi° 
bility  and  relocation  report  and  final  planning  budget o 

On  August  14s,  1^58  the  Agency  received  from  the  Urban  Renewal  Administration 
Its  comments  on  the  Tentative  Flano    In  accordance  with  the  provisions  of 
the  California  Community  Law  following  publication  of  Notice  of  Public  Hearing 
for  four  consecutive  weeks  the  Agency  held  it®  Public  Hearing  on  the  Tentative 
Plan  on  September  3^  1958 » 

Following  the  required  Public  Hearings  the  Board  of  Supervisors  approved  th® 
Plan  on  October  14 ^  1958 o 

To  meet  the  requirements  of  the  Federal  Goverment  and  to  protect  the  capital 
grant  reservation  of  $5 » 000 » 000  the  Agency  submitted  the  proposed  Redevelop^ 
ment  Plan  and  all  documents  in  connection  therewith  t®  the  Urban  Renewal 
Administration  with  its  application  for  a  Loan  and  Grant  Contract.  This 
submittal  was  made  on  September  10 j,  1958 »  five  days  ahead  of  th©  Federal 
deadllra@o 

On  April  Ij,  1959  8  the  Agency  received  the  approval  of  the  Urban  Renewal 
Administration  of  its  Part  I  Application  for  Loan  and  Grant  Contract  subject 
to  certain  conditions  and  revisions o    The  most  Important  of  these  conditions 
Involved i 
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Embarcadero "Lower  Market  (CoBtinued) 

lo      Special  State  Legislation  authorizing  the  Agency  to  acquire 

and  make  available  for  redevelopsnent  Blocks  168  and  169  which 

were  owned  by  the  Port  Authority. 
2o      Changing  the  City  zoning  map  to  reflect  the  future  residential 

use  called  for  in  the  Redevelopment  Plan  and  changing  the 

designation  from  C°3  to  R'=4o 
3o      Reserving  the  availability  of  Federal  funds  for  land  acquisition 

activities  in  Blocks  233  and  234  (adjoining  the  proposed  Ferry 

Park) s  until  satisfactory  means  were  established  for  acquiring 

and  developing  the  Park  area» 

All  conditions  were  met  and  the  modified  Redevelopment  Plan  and  the  Cooperation 
Agreement  between  the  City  and  the  Agency  was  submitted  t©  the  Board  of  Super° 
visors  for  approvals 

A  Public  Hearing  on  the  Final  Redevelopment  Plan  following  the  required  Public 
Notices  was  held  on  May  18 »  1959s  ®nd  on  May  25s  1959  the  Board  approved  the 
Plan, 

On  May  28 ^  1959  the  Agency  submitted  Part  II  of  the  Application  for  Loan  and 
Grant  Contract  to  the  Urban  Renewal  Administration  for  consideration  and 
approval o    On  the  basis  of  this  material  the  Agency  received  an  offer  for  a 
Loan  and  Grant  Contract  from  the  Federal  Govennment  in  the  approximate  amounts 
of  $18sll9»105  loan  and  $5j,549,836  capital  grants    Said  allocation  was  effective 
June  30,  1959 » 

Following  the  Board  of  Supervisors  approval  of  the  offer  of  Loan  and  Grant  the 
Agency  officially  accepted  it  in  the  amounts  indicated  and  actual  work  in  the 
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project  area  was  started. 

Contracts  for  th@  preparation  of  acquisition  and  reuse  appraisals  for  181  parcels 
were  let  and  were  coimpleted  on  October  16,  1959 » 

Following  the  completion  of  the  required  appraisals s  acquisition  of  property  coin= 
menced  on  Becember  29$,  1959=    To  date^  all  but  three  parcels  have  been  acquiredo 

Buildings  acquired  by  the  Agency  and  not  needed  to  acconjmodate  the  produce  industry 
haw  been  demolished  or  are  under  a  contract  for  demolition,,    Buildings  presently 
occupied  by  the  produce  industry  will  be  demolished  as  soon  as  the  relocation  of 
the  market  is  accomplished. 

On  recommendation  of  Mr.  Everett  Griffins  Agency  Chairman^  the  Agency  on  June  23 ^ 
1959  adopted  its  Resolution  NOo  1730  which  established  the  policy  in  connection 
with  the  disposition  of  land  to  be  acquired  by  the  Agency  in  this  project  areao 
Departing  from  the  pre'vious  policy  ©f  the  Agency  which  required  open  and  competitive 
bidding  in  the  disposition  of  land  in  project  areas j  the  Agency  established  the 
policy  to  take  all  necessary  and  appropriate  steps  to  in'^ite  and  consider  competi= 
tive  proposals  for  the  disposition  of  land  acquired  in  the  Golden  Gateways,  and 
to  act  on  such  proposals  by  review^  public  hearings  acceptance ^  modification  or 
refusals  in  accordance  with  such  lawSj  regulations j,  contracts  S'r  related  and 
pertinent  policies » 

Pursuant  to  this  new  policy  the  Agency 5,  on  September  8^  19598  released  a  prospectus 
inviting  developers  to  submit  proposals  for  the  development  ©f  the  residential 
portion  of  the  Golden  Gateway.    The  deadline  for  the  receipt  ef  proposals  was 
established  as  March  1  ^  1960 »    The  developers  proposals  consisted  S'f  reproducible 
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Embagcad@ro°Lower  Market  (Continued) 

drawings  and  sketches j  a  large  scale  rendering  or  xnodel  suitable  for  stwdy  at 
piublic  hearings  3  a  statement  of  financial  responsibility  and  an  offer  to  pay 
at  least  fair  «se  valiae  for  the  land  as  determined  by  the  leddvelopment  Agency o 

The  Agency  employed  the  services  of  an  Architectural  Advisory  Fane!  consisting  • 
of  six  architects  ©f  national  repsate  and  an  ouststanding  mortgage  banker  to 
©valMte  the  proposals  receivedo    Nin®  proposals  were  snabmitted  from  outstanding 
developers  throughout  the  country »  one  of  which  was  later  withdrawn o    In  Aprils 
1960s,  a  week  was  devoted  t®  hearings  before  the  Architectural  Advisory  fanel 
and  the  Members  of  the  Agency »    On  August  I5,  1960  the  Architectural  Advisory 
Panel  submitted  its  evaluation  report  with  its  recommendations o 

On  October  2 5,  1960  the  Agency  announced  that  of  the  eight  proposals  submitted 
consideration  had  been  narrowed  to  the  proposals  ©f  Perini=San  Francisco  Associate 
Tishman  Cahill  Renewal  Associates ^  and  lena  County  Land  COo  and  Bel  E.,  Webb 
Construction  Company » 

After  two  months  of  discussion  and  negotiations  with  the  three  finalists  an 
announcement  was  made  on  October  5s,  1960  in  favor  of  Perini=San  Francisco  Associat 
f©r  both  parcels  under  consideration o    The  winning  designs  were  created  by 
architects  s,  Wurster^,  Bernardi  and  Emmons  in  association  with  DeMars  and  Reayj, 
with  consultation  by  architects  Pietro  Belluschi  and  Milton  Schwartz s,  and 
landscape  architects  Sasakis,  Walker  and  Associates 5,  Inco    This  development  calls 
for  the  building  of  2^1^^  dwelling  units  in  the  residential  area^  a  ls300=car 
public  parking  garage  j,  an  office  tower  above  the  garage  and  eaecellent  open  spaces 
both  within  the  residential  area  and  above  the  parking  garage o  F®rini=San 
Francisco  Associates  agreed  to  pay  $6^000^000  for  the  16  0  3-acre  residential  area 
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Eigibarcadero°L@wer  Market  (Continued) 

and  $2 J, 590 5, 000  for  the  3c4=acre  piablic  garage  and  office  t©wer  sit®o 

This  plan  was  chosen  because  it  best  met  the  criteria  established  by  the  Agency, 
with  particular  emphasis  on  basic  design„    The  design  excellence  had  already 
been  noted  by  the  Agency's  Arehitectwral  Advisory  Panel o 

The  decision  was  a  difficult  one  inasmuch  as  the  designs  and  offers  of  the  two 
other  finalist  developers  were  laaeritorioua o    Only  through  careful  application 
of  all  the  criteria  cited  as  the  basis  for  selection  in  the  prospectus  issued 
in  Septembers.  1959 ^  was  the  Perini  group  singled  out  for  the  awardo 

Perini°San  Francisco  Associates  completed  the  working  drawings  ©f  Phase  I  of 
their  total  plan  which  will  provide  2s, 294  apartments,, 

On  June  18 j  1962  the  Federal  Housing  Administration  issued  a  mortgage  commit- 
ment  for  $20;, 000 9 000  to  cover  construction  of  794  apartments ^  the  first  one= 
third  of  the  residential  development  of  the  $85 » 000 5,000  project  and  groundbreaking 
ceremonies  were  held  on  August  30  s,  1962  <,    The  mortgage  was  purchased  by  the  John 
Hancock  Mutual  Life  Insurance  Company « 

Following  a  six  month  international  design  competition  sponsored  by  Ferini° 
San  Francisco  Associates  the  selection  of  a  $50^000  prize  winning  design  for 
a  sculpture  to  be  placed  in  the  Sydney  J„  Walton  Square  within  the  project  was 
announced s  the  award  going  to  Francois  Stahly  of  Paris ^  France o 

By  May  2? 9  1962  the  produce  merchants  doing  business  in  three  key  blocks  of 
Phase  I  of  the  Perini  development  moved  to  temporary  quarters  elsewhere  within 
the  Gateway  with  the  help  of  the  Redevelopment  Agency c    Their  temporary  relocation 
was  to  enable  the  Agency  to  proceed  with  demolition  within  the  area  bounded  by 
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Embarcadego°Lower  Market  (CoistiBtaed) 

Pacific  s  ©avis  3  Washington ^  Battery ^  Jacksoini  aad  Front  Streets »    The  Gity  had 
beera  asked  t©  help  the  merchants  move  to  the  Islais  Creek  area  hut  the  new 
market  which  was  being  ©rgaraised  was  dealt  a  seriotuis  blow  when  digsident 
elements  broke  their  pledge  and  started  t®  build  their  owm  market  In  South  San 
Francisco o    Because  ©f  this  action  the  Islais  Creek  Market  was  stalled  for 
months o    Through  the  efforts  of  the  Hedevelopment  Agency  the  merchants  were 
brought  together  with  Bworman  Associate®  ^         York  and  Los  Angeles  developer ^ 
under  a  plan  whereby  this  firm  supplied  needed  cash  to  construct  the  projects 
The  new  market  in  Islals  .Creek  is  nearing  completion  and  the  merchants  are 
scheduled  to  move  into  the  new  quarters  during  September  of  this  yearo 

On  August  14s  19SI  the  Agency  initiated  discussions  with  tfe®  Housing  and  Home 
Finance  Agency  comeeming  the  desirability  of  extending  the  Golden  Gateway 
boundaries  to  include  the  northerly  half  of  Block  202  isalnly  occupied  by  the 
Ferry  Post  Office  buildlng„    On  February  5 ^  1962  the  Board  of  Supervisor® s, 
by  its  Resolution  NOo  ?4=62s,  included  this  one^half  block  within  the  project 
boundaries  and  on  April  6j,  1962  the  Urban  Renewal  Administration  indicated 
it  was  in  agreement  with  the  Agency's  procedures o 

On  .February  14 ^  1963  the  Agency  was  able  to  realise  a  major  step  forward  in 
its  efforts  to  find  resolutions  ©f  problems  the  Planning  Coiamisslons  the 
San  Francisco  Port  Authority  and  the  Redevelopment  Agency  had  eaeperienced  in 
the  treatment  of  the  Ferry  Building  Park  area^,  by  arranging  for  and  participating 
in  a  contract  for  the  design  of  the  Park  given  by  the  three  agencies  to  Messrs » 
Halprlnj,  Ciampi  and  BolleSj,  landscape  architect  and  architects  =    The  preliminary 
design  will  be  published  in  the  fall  of  1963= 
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EnibagcaderO'=Low®r  Market  (CoJitlaued) 

On  May  Ij  1963  the  Agesicy  amowaced  its  imtemitiosii  to  roairket  5o3  acres  ©f 
prlsne  co'omercial  sites  south  of  Clay  Street  arad  proposals  will  be  received 
iimtil  twelve  snldnight »  FoSoToj,  October  31$,  1963o    The  Agemcy  will  emtertain 
proposals  on  which  the  developers  will  offer  prices  of  not  less  than 
$2^300^000  for  Block  230 ^  and  $4,815^000  for  Blocks  233  and  234 » 

In  negotiations  with  developers  only  those  who  offer  the  highest  standards  of 
excellence  in  architectiaral  and  site  design  and  which  will  make  ©wtstanding 
economic  contributions  to  the  area  and  to  the  City  will  b@  considered^ 
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WESTERN  ADDITION  AREA  TOO 


On  February  29.  1960  the  Board  of  Supervisors  adopted  its  OrdinaBce  NOo  84=60 
which  appropriated  the  svm  of  $8j,870  for  the  Redevelopment  Agency"®  preparation 
of  an  Applicatioia  for  Survey  and  Planning  Fands  for  a  second  project  in  the 
Western  Addition  Redevelopiment  Areao    With  these  funds  the  Agency  performed  the 
necessary  studies  to  prepare  the  Application  for  Federal  assistance  and  submitted 
same  to  the  Board  of  Supervisors  for  its  consideration  and  approval o 

On  January  30;,  1961  the  Board  of  Supervisors  adopted  its  Resolution  NOo  69=61 
which  approved  the  Application  for  Survey  and  Planning  Funds  and  the  filing  of 
same  with  the  Federal  Government  for  an  advance  of  funds o    This  application  was 
approved  by  the  Federal  Government  and  accepted  fey  the  Members  of  the  Agency  on 
September  5j  1961  and  forwarded  to  the  Board  of  Supervisors  for  its  approval. 

On  September  25  s,  1961  the  Board  of  Supervisors  adopted  it®  Resolution  Nc  621'='6I 
which  authorised  the  Agency  to  accept  the  Federal  Government " s  offer  in  an 
amount  of  $477s039  for  planning  and  survey  ©f  the  proposed  project  area  and  the 
work  of  planning  the  project  commenced »    The  Federal  Government  allocated 
$13  5,445^000  as  a  project  capital  grant  and  $8098  000  as  a  relocation  grant  for 
the  second  Western  Addition  Project  Area. 

Emphasis  has  been  given  to  the  rehabilitation  of  existing  structures  which  will 
conform  to  the  new  uses  established  by  the  Redevelopment  Plan  and  which  are 
economically  feasible  to  rehabilitate o    A  detailed  study  of  the  feasibility  of 
residential  rehabilitation  was  conducted  early  in  the  planning  period »  A 
consultant  was  retained  to  conduct  this  study  which  consisted  of  a  careful 
inspection  of  a  random  sample  of  50  buildings g  the  development  of  tentative 
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Western  Addition  Area  Two  (Continued) 

rehabilitation  standards,  sketch  plans  for  necessary  rehabilitation  work  in 
the  sample  buildings ^  and  cost  estimates  for  the  required  work.    The  study 
also  included  an  analysis  of  the  economic  feasibility  of  such  rehabilitation. 
Development  of  the  area  poses  not  only  economic  and  physical  problems  but 
social  problems  as  well.    The  City  wide  resources  of  public  housing  and  of 
many  social  service  organisations  are  being  utilized.    The  Agency's  Community 
Services  and  Property  Management  Division  has  established  and  is  maintaining 
working  relationships  with  more  than  100  community  groups  and  individuals 
concerned  with  the  educational,  economic  and  cultural  activities  of  the  area's 
resldcntSo    It  Ims  acquired  specialists  in  family  economics,  home  repair  and 
hoQ^i  finance  J,  all  of  whom  are  meeting  with  Western  Addition  residents  and  are 
working  with  families  and  individuals  to  assist  them  in  planning  their  new 
hosM^s  in  or  out  of  the  project  area. 

The  Agesscy  has  employed  a  Special  Assistant  for  Business  Development  to  help 
merchants  in  their  relocation  and  reestablishment  problems. 

A  mairket  analysis  for  n@9f  u@®s  of  ths  area  was  completed  on  November  15,  1962. 

On  Jifily  17 e  1962  the  Agency  engaged  the  services  of  three  planning  consultant 
flsmSo    RfficoaaDsendaitions  of  the  consultant  in  connection  with  the  Fillmore 
Business  District  were  completed  and  received  on  January  4,  1963,    The  studies 
In  the  Nihonmachl  or  Japanese°American  business  area  were  completed  March  15, 
1963,    Studies  on  Van  Ness  Avenue  along  blocks  extending  on  the  west  side  from 
Bush  to  McAllister  Streets  were  completed  May  2,  1963, 

On  November  7^  1961  the  Agency  established  a  Division  of  Moderate-Priced  Private 
Housing  to  aid  cooperatives  and  developers  in  the  sponsorship  of  such  housing. 
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Western  Addittom  Area  Two  (Continued) 

The  Agency  conducted  a  free  course  of  instruction  on  sponsorship  and  con= 
struct ion  of  moderate=priced  private  housing  from  April  10,  1962  through 
May  15s  1962  at  which  time  specialists  from  the  Federal  Housing  Administration 
the  Agency  staff »  housing  economists  and  developers  acted  as  lecturers  and 
consultants o 

This  project  offers  in  prospect  to  the  community  elements  not  available  at  all 
or  in  any  significant  degree  in  previously  executed  redevelopment  projects; 
1400  units  of  moderate^'priced  private  housing;  800  units  of  senior  citizen 
housing;  as  many  units  of  scattered  public  housing  as  can  be  established 
within  San  Francisco  Housing  Authority's  available  quota;  a  substantial  volume 
of  retained  and  rehabilitated  housing;  new  business  centers  oriented  to  the 
continuation  and  reestablishment  of  existing  businesses;  solution  of  major 
traffic  problems;  and  related  benefits. 

In  connection  with  this  project  the  Agency  has  completed  Part  I  of  the 
Application  for  Loan  and  Grant  which  consists  of  the  proposed  Redevelopment 
Plan  and  supporting  documents  and  has  submitted  it  to  the  Urban  Renewal 
Administration  for  review  and  comment  by  the  Federal  Government c  Completion 
of  this  review  is  expected  by  the  end  of  September ^  1963  and  following  the 
required  public  notices  and  public  hearing  in  connection  with  the  plan  it 
will  be  submitted  to  the  Board  of  Supervisors  for  consideration  and  approval. 
It  is  contemplated  that  this  project  will  be  in  execution  shortly  after  the 
first  of  the  yearo 
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HUNTERS  POINT 


On  March  13 ,  1961  the  Board  of  Supervisors  adopted  its  Resolution  No«  169=61 
requesting  a  report  on  the  future  program  for  the  operations  termination  and 
ultimate  disposition  of  the  Ridge  Point  and  Wisconsin  relinquished  war  housing 
projects State  law  requires  that  temporary  war  housing  units  be  razed  by  1970. 

Subsequent  to  this  action  an  ad  hoc  committee  was  appointed  with  Mro  Harry  Ross, 
City  Controller s  acting  as  Chairman »    On  July  3^  1961  in  a  letter  to  Mro  Ross 
the  Agency  recommended  that  the  117=acres  be  made  a  redevelopment  project 
looking  to  a  large  volume  of  moderate=priced  housing  units  for  families  now 
resident  there » 

In  the  interest  of  getting  a  substantial  volume  of  moderate=priced  private 
housing  built  in  San  Francisco ^  the  Mayor,  at  the  request  of  the  Redevelopment 
Agency  s,  on  March  2^  1962  requested  the  Board  of  Supervisors  to  appropriate 
$10,773  for  the  preparation  of  an  application  for  a  planning  advance  to  the 
Federal  Government  o    The  Board  ©f  Supervisors  s,  on  July  30  ^  1962  s  appropriated 
the  funds o 

Following  many  conferences  with  the  San  Francisco  Housing  Authority,  the  Housing 
and  Home  Finance  Agency g  the  Federal  Housing  Administration ^  the  Urban  Renewal 
Administrations  the  Hunters  Point  Advisory  Committees  and  heads  of  City  Depart = 
mentSs  t^i^©  application  to  the  Federal  Government  for  Survey  and  Planning  Funds 
has  been  completed »    Additional  conferences  with  the  heads  of  the  Federal 
agencies  involved  is  scheduled  for  the  week  of  August  19=23 s  1963 »  The 
Application  will  be  submitted  following  Agency  approval  to  the  Board  of  Super- 
visors for  its  cons iderat ion o 
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SOUTH  OF  MARKET  PROJECT  AREA  D 


With  fmds  provided  by  the  City  and  County  of  Ban  Francisco  the  Agency  prepared 
an  Application  for  Survey  and  Planning  Funds  to  the  Federal  Go'^^ermnent  for  a 
project  in  the  South  of  Market  area* 

On  December  11 9  1961  the  Board  of  Supervisors  adopted  its  ResolwtioiQ  NOo  782=61 
which  designated  the  South  of  Market  Redevelopment  Areao    Simltaneouely  the 
Board  adopted  its  Resolution  No,  783=61  approving  the  Agency" g  filing  of  an 
Application  for  an  advance  of  funds  from  the  Federal  Govermnento 

On  April  265  1962  the  Agency  received  approval  of  thig  Application  in  .-the  form 
of  an  offer  from  the  Federal  Government  in  the  amount  of  $60?s986  to  be  used 
to  develop  a  plan  to  rebuild  and  rehabilitate  approximately  90=acres  south  of 
Market  eactending  generally  from  Fourth  Street  to  Hawthorn®  Street  s  New  Montgomery 
and  Second  Streets j,  and  from  Harrison  to  Mission  Streets, 

Following  the  approving  actions  of  the  Agency  Members  and  the  Board  of  Supervisors, 
planning  fund®  became  available  on  October  8s  1962 o 

On  March  4s  1963  the  Board  of  Supervisors  amended  the  boundaries  of  the  South  of 
Market  Redevelopment  Area  to  include  a  corridor  from  Market  Street  to  Mission 
Street  between  Third  and  Fourth  Streets, 

In  Aprils  1^63  a  firm  of  consultants  was  employed  to  prepare  a  marketability 
study  ©f  the  area  which  study  presently  is  sixty  percent  complete ,  Completion 
of  tte  final  report  is  scheduled  for  October;,  1963, 

In  Marchs  1963  a  firm  of  Planning  Consultants  was  ©saployed  to  prepare  a  design 
study  for  the  area.    This  study  is  scheduled  for  completion  In  October,  1963, 


South  o£  Market  (Continued) 

A  residential  Site  Occupant  Survey  will  be  completed  on  August  31s,  1963 » 

Submission  of  the  Agency's  Part  I  ©f  Application  for  Loan  and  Grant  for  this 
project  is  scheduled  for  February  Is,  1964 » 
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GEMRAL  NEIGHBORHOOD  RENEWAL  PLAN  °  °  RAPID  TRANSIT  CORRIBOR 

On  fehtmtf  20 ^  1963  the  Boaifd  ©f  Syiparvisors  adopted  it®  EesolMtiora  No„  286=63 
which  reqtyi®s£®d  the  Agency  t©  initiate  a  reqtueat  for  fends  for  preparation  of 
an  application  t®  the  Housing  and  Home  Finance  Adiministration  for  financial 
assistance  in  conducting  a  General  Neighborhood  Renewal  Piano 

On  Jfuine  10  j,  1963  the  Board  of  Supervisors  adopted  its  Ordinance  N®,,  136=63  which 
appropriated  $14 j, 694  for  the  preparation  ©f  the  Application  t®  the  Federal  Govern 
ment  for  an  advance  of  fund®  for  planning  the  General  Neighborhood  Renewal  Piano 

The  necessary  studieS::f©r  the  preparation  of  the  Application  to  the  Federal 
Goverronent  are  nearing  cosnpletion  and  will  be  presented  to  the  Member®  of  the 
Agency  for  approval  in  September j,  1963s,  after  which  action  the  Application  will 
be  presented  to  the  Board  of  Supervisors  for  its  actiono 
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